ಕರ್ನಾಟಕ ವಿಧಾನ ಪರಿಷತ್ತು 


1 ಚುಕ್ನೆ ಗುರುತಿಲ್ಲದ ಪ್ರಶ್ನೆ ಸಂಖ್ಯೆ 
2. ಸದಸ್ಯರ ಹೆಸರು 


134 (1360) 


; ಶ್ರೀ ಹೆಚ್‌.ಎಂ. ರಮೇಶ ಗೌಡ 


(ವಿಧಾನಸಭೆಯಿಂದ ಚುನಾಲಯುತರಾದವರು) 


3. ಉತ್ತರಿಸುವ ದಿನಾಂಕ 
4. ಉತ್ತರಿಸುವ ಸಚಿವರು 


: 16.03.2021 


ಮಾಸ್ಯ ಬೃಹತ್‌ ಮತ್ತು ಮಧ್ಯಮ ಕೈಗಾರಿಕೆ ಸಚಿವರು 


ಪ್ರಶ್ನೆ 


ಉತ್ತರ 


(ಅ) 


ಕಳೆದ ೦3 ವರ್ಷಗಳಲ್ಲ ಜ1ADB ವತಿಯಂದ ಕೈಗೊಂಡ 
ಕಾಮಗಾರಿಗಳು ಯಾವುವು; ಯಾವ ಏಜೆನ್ಸಿಗಳ ಮೂಲಕ 
ಕಾಮಗಾರಿಗಳನ್ನು ಅಸುಷ್ಠಾನಗೊಳಸಲಾಗುತ್ತಿದೆ: 
(ಕಾಮಗಾರಿವಾರು ಹಾಗೂ ಗುತ್ತಿಗೆದಾರರವಾರು ವಿವರ 
ನೀಡುವುದು) 


ಕಳೆದ 3 ವರ್ಷಗಳ ಕರ್ನಾಟಕ 
ಕೈಗಾರಿಕಾ ಪ್ರದೇಶಾಭವೃದ್ಧಿ ಮಂಡಳ ವತಿಯಿಂದ 
ಅನುಷ್ಠಾನಗೊಆಸಲಾಗುತ್ತಿರುವ ಕಾಮಗಾರಿಗಳ 


ವಿವರಗಳನ್ನು ಅನುಬಂಧದಲ್ಲ ಒದಗಿಸಿದೆ. 


(ಆ) 


ಸದರಿ ಕಾಮಗಾರಿಗಳನ್ನು ಅನುಷ್ಠಾನ ಮಾಡುವಾಗ 
KTTP ನಿಯಮ ಪಾಲನೆಯಾಗಿದೆಯೇ: 
(ಕಾಮಣಗಾರಿವಾರು ವಿವರ ನೀಡುವುದು) 


(ಇ) 


ಕೆಲವು ಕಾಮಗಾರಿಗಳು ಕಳಪೆ ಗುಣಮಟ್ಟದಿಂದ 
ಕೂಡಿರುವುದು ಸರ್ಕಾರದ ಗಮನಕ್ಷೆ ಬಂದಿದೆಯೇ; 
ಬಂದಿದ್ದಲ್ಲ. ಕೈಗೊಂಡ ಕ್ರಮಗಳೇನು; (ಕಾಮಗಾರಿವಾರು 
ವಿವರ ನೀಡುವುದು) 


ಕೆ.ಐ.ಎ.ಡಿ.ಟ. ವತಿಯಿಂದ ಕೈಗೊಂಡಿರುವ 


ಕಾಮಗಾರಿಗಳನ್ನು ಯೋಜನಾ - ನಿರ್ವಾಹಣೆ 
ಸಲಹೆಗಾರರು ಮೂರನೇ ವ್ಯಕ್ತಿ ತಪಾಸಕರು 
(PMC). ಅಂದರೆ ಯೋಜನಾ ನಿರ್ವಾಹಣೆ 
ಸಲಹೆಗಾರ ಸಂಸ್ಥೆಯ ಸಮ್ಮುಖದಲ್ಲ 
ಕಾಮಗಾರಿಗಳನ್ನು ' ಕೈಗೊಳ್ಳಲಾಗುತ್ತಿದ್ದು, ಈ ಎಲ್ಲಾ 
ಕಾಮಗಾರಿಗಳು ಉತ್ತಮ ಗುಣಮಟ್ಟದಿಂದ 


ಕೂಡಿರುತ್ತದೆ. 


(ತೇ) | ಕೆಲವು ಕಾಮಗಾರಿಗಳು ಅಪೂರ್ಣವಾಗಿದ್ದು, ಇದಕ್ಕೆ ಭೂಸ್ಥಾಧೀನ ಹಾಗೂ ಭೂಪರಿಹಾರದ; 
ಕಾರಣಗಳೇನು; ಸದರಿ ಕಾಮಗಾರಿಗಳನ್ನು ಕುರಿತು ತಕರಾರುಗಳು ಇರುವ ಮತ್ತು 
ಪೂರ್ಣಗೊಳಸಲಾಗಿದೆ ಎಂದು ಗುತ್ತಿಗೆದಾರರಿಗೆ ಹಣ ನ್ಯಾಯಾಲಯದಣ್ಲ ಭೂಸ್ಟಾಧೀನ ಬಗ್ಗೆ 
ಪಾವತಿಸಿರುವುದು ಸರ್ಕಾರದ ಗಮನಕ್ಕೆ ಬಂದಿದೆಯೇ; ದಾಖಲಾಗುವ ವ್ಯಾಜ್ಯಗಳ ಕಾರಣಗಳಂದ ಕೆಲವು 
ಬಂದಿದ್ದಲ್ಲ, ತಪ್ಪಿತಸ್ಠರ ವಿರುದ್ಧ ಕೈಗೊಂಡ ಕ್ರಮವೇನು: ಕಾಮಗಾರಿಗಳನ್ನು ಅನುಷ್ಠಾನಗೊಆಸಲು 
(ಕಾಮಗಾರಿವಾರು ವಿವರ ನೀಡುವುದು) | ವಿಠಕಂಬವಾಗಿರುತ್ತದೆ. 

ಅಪೂರ್ಣವಾದ ಕಾಮಗಾರಿಗಳಗೆ ಹಣ 
ಪಾವತಿಸಿರುವುದಿಲ್ಲ. 

(ಉ) | ಕೆಲವು ಕಾಮಗಾರಿಗಳು ನಕಆ ಆಗುವುದು ಸರ್ಕಾರದ 

ಅಂತಹ ಯಾವುದೇ ಪ್ರಕರಣಗಳು 
ಬಳ: ಮಾಹಿತಿ ಇದೆಯೇ; ತಪ್ಪಿತಸ್ಥರ ವಿರುದ್ಧ 
ಇರುವುದಿಲ್ಲ. 
ತೆಗೆದುಕೊಂಡ ಕ್ರಮವೇನು; 

(ಊ) | ಟೆಂಡರ್‌ ಕಾಮಗಾರಿ ನೀಡುವಾಗ ಕೆಲವು ಗುತ್ತಿಗೆದಾರರಿಗೆ ಆರ್ಥಿಕ ಇಲಾಖೆಯಿಂದ 

ಅನುಕೂಲವಾಗುವಂತೆ ಅರ್ಹತೆಗಳನ್ನು ನಿಗಧಿಪಡಿಸಿ, ಅನುಮೋದನೆಯಾಗಿರುವ 5tandard Tender 


ಅವ್ಯವಹಾರ ನಡೆಸುತ್ತಿರುವುದು ಸರ್ಕಾರದ ಗಮನಕ್ಕೆ 
ಬಂದಿದೆಯೇ; ಇವನ್ನು ತಡೆಗಟ್ಟಲು ಯಾವ ಕ್ರಮ 
ಕೈಗೊಳ್ಳಲಾಗುವುದು? 


Document ನಂತೆ ಇ-ಹೊರ್ಟಲ್‌.ನಲ್ಲ ಟೆಂಡರ್‌ 
ಹಾಗೂ 
ನೀಡುವಾಗ ಇ-ಪೊರ್ಟಲ್‌.ನಣ್ಲ 


' ಆಹ್ಞಾನಿಸಲಾಗಿರುತ್ತದೆ ಕಾಮಗಾರಿ 
ಅಪ್‌.ಲೋಡ್‌ 
ಮಾಡಲಾದ ಗುತ್ತಿಗೆದಾರರ ತಾಂತ್ರಿಕ ಬಡ್ಗುಗಳ 
ದಾಖಲೆಗಳ ಆಧಾರ ಹಾಗೂ ನಿಯಮಾವಳಿಯಂತೆ 
ಗುತ್ತಿಗೆದಾರರನ್ನು ಆಯ್ಕೆ ಮಾಡುವ ಪ್ರಕ್ರಿಯೆಯಲ್ಲ 
ಪಾರದರ್ಶಕತೆಯನ್ನು ಪಾಆಸಲಾಗುತ್ತಿದೆ. 


ಸಂಖ್ಯೆ: ನಿಐ 78 ಐಎಪಿ (ಇ) 2೦೭1 


fy 
(ಜಗದೀಶ ಶೆಟ್ಟರ) 
ಬೃಹತ್‌ ಮತ್ತು ಮಧ್ಯಮ ಕೈಗಾರಿಕೆ ಸಚವರು 


RE: 


ಅನುಬಲಲ-1 . 


p ೦ದ 2018-19ನೇ ಸಾಲಿನಲ್ಲಿ ಕೈಗೊಂಡ ಕಾಮಗಾರಿಗಳ ಮತ್ತು ಏಜೆನ್ಸಿಗಳ ವಿವರಗಳು 
ಮಂಡಳಿ ವತಿಯಿಂದ 


Name of the agency 


Ts1No. Name of the work - ಹರರ 
Providing HPSV street lights at + ಕ್‌ 
1 Vasanthanarasapura Industrial Area, 2nd phase, | M/s. Geetha Electrical Stores, 
Tumakuru District. 4 N yp 
Shifting and re-routing. ‘cof HT/LT lines and { 
2 transformer centers ox proposed roads at M/3. Geetha Electric 


[Harohalli 3rd phase LA: Ramanagara District. 


Providing HT/LT line 25KVA DTC, street light 


facilities and quarters wiring to KIADB 
3 Mallanamoole, Kallahalli. pumphouse and quarters | M/s. Geetha Electrical Stores, 


near GLSR at Nanjangudu Industrial Area, Mysuru 

District, | 

Construction of retaining ಗ and formation of 
approach road to MUSS connecting from 3rd cross 


4 road at Somanahalli Industrial Area, Maddur M/s. Abhivrudh Nirman, 
Taluk and Mandya District. 


KM 
M/s. Prakruthi Constructions, 


Re surfacing of 30M wide road no.1 & road no.24 
5 at Growth center Industrial Area, Hassan District 


Formation of layout for formation of New Industrial 
6 JAreain Ambewadi, Dandeli, Haliyal taluk, Uttara Sri. Syed Koyanchi Thangal, 
[kannada District. 
Providing Basic power infrastructure facilities to | ® 

7 [the Meyar Industrial Area, Karkela Taluk, Udupi. M/S. R.K.Electricels, 
_ H 

K Repair, re-conditioning and Improvements to street] 

lights at Machenahalli, Nidige,Mandli-Kallur and M/S. R.K.Electricals, 
Auto complex 1.A, Shivamogga District. ” 


Providing of water supply to sub layout in Block 
No. 6 and repair of water supply pipeline at EPIP 
9 lst phase, Ganjimutt, Mangalore Taluk, Dakshina 
Kannada District, 


Sri Somanatha Reddy Sajjalu, 


Establishment of 2x150MVA, 220/66/11KV Sub 
station & Construction of 220KV LILO line with 
DRAKE ACSR to LILO one of the circiuts of the 
existing 220/66/11KV Hoskote-BIAL MCMV line to A ಥ್‌ 
proposed 220/66/11KV Sub station at Aerospace Mifs-Komar Pleictsicals 
park in KIADb Industrial Area, Devanahalli Taluk, 
Bengaluru Rural District. 


10 


Establishment of 2x100MVA, 220/66/11KV Sub :| M/s. Mahaveer Electro Mech 
11 station at Vasanthanarasapura KIADB Industrial Pvt. Ltd. 
Area in Tumkur Taluk & District. 


Hr 4 ಜೆ ಹರಿವ ' 


ಸ್‌ 


genet 


Formation including asphalting of 12M wide 


Block No. 6 of EPIP. 1st phase, 
lik, Dakshina 


Sri. B.K. Ismail 


Supply and Fixing of LED fixtures to the 
existing street light poles at Baikampadi 
Industrial Area, Mangalore, 


—— 


My/ s. Beekay Engineers 


Shifting of existing 220kV Somanahalli TK. 
Halli S/c line passing over plot No. 265 of 
KIADB Harohalli Industrial Area 2nd 

phase, Kanakapura Taluk, Ramanagara District. 


M/s. Mahaveer Electro Mech 
p Put. Ltd. 


15 


Drawing I11kV feeder lines from existing station 

‘and providing basic electrical infrastructure 

facility to Devakathikoppa Industrial Area, 
Shivamogga Taluk & District. 


M/s. Kumar Electricals 


16 


Providing 11kV MCVCB switchgear at 110kV | 
Substation Kittur for arranging power supply to 
‘an extent of 35S00KVA for new Industrial layout 
in Kittur Industrial Area, Belgavi. 


M/s. Rahul Electricals 


17 


18 


District. 


Providing 4MLD treated water supply scheme 
including construction of GLSR , water 
treatment plant and 300mm dia DI pipe raising 
main for Raichur Housing Area, Raichur 


M/s.Maloo Constructions India 
(Pt) (Ltd} 


Formation of New Industrial layout including | 
asphalting of 15M & 12M wide road 
construction of RCC drains, RCC culverts 
construction of RCC over head tank 2.00 lakhs 
litres capacity at proposed Industrial layout at 
Balakundi, Hungund Taluk, Bagalkot District. 


Ks : 


M/s. Inncon Infrastructure Pt. 
Ltd. 


19 


Supply, Repair & Re-conditioning of Jaclewell "| 
pumpsets & Boosters pumpset at Gurupura 
River Ganjimutt, Nethravathi River Kandur & 
Booster pumpset Mithakodi of major water 
supply scheme to EPIP Ist & 2nd stage, IT SEZ 
Industrial Area, Mangaluru. 


(A ke 


M/s. Deepak Engineering Pvt. 
Ltd 


20 


Construction of Quarters and KIADB office 
building near Raichur Housing Area in Survey 
No. 123 at Yeramerus village, Raichur Taluk & 


Sri, Narayana S Singade 


21 


Dn f 
Construction of Solid Waste Management unit 
at Kolhar Industrial Area, Bidar District. 


Sri. Suresh S Kanaji 


ks A 


v KIADB 
Xx Bengaluru 


A 


Technical Assistant 
KIADB 
Ronaslns 


22 


“|AZ, A3, A4, AS, A6 & A7) in Hardware Park, 


Formation of 32M, 30M, 18M wide road (Road 
No. 2A1,.2A2, 2A3, 2A4, 2A5, 246, 2A7, 2A8, 
'2A9, 2A10) (Reserved for SC/ST in IT sector} 
and formation: of 18M wide:road (Road No. 1-Al, 


including Asphalting, construction of RCC side 
drains, RCC cross drainage works, RCC storm’ 
water drains, RCC cross drainage works, RCC’ 
storm water drains, HDPE water supply line at 
Sub layout in Plot Nos. 4,5 & 6 Hi-Tech, defense 
and Aerospace park, Devanahalli, Bengaluru 
Rural District. 


Sri. Ibrahim Sherief 


23 


24 


Bidar Distt ULL 


Providing and fixing chain lnk fencing for the 
park and buffer zone at Kolhar Industrial Area, { 


Sn.‘Suresh S Kanaji 


Formation of approach road from state highway 
and internal road to the water supply plot, 
construction of drain, pipe culvert & providing 
fencing for parking area at Nandikur Industrial 
Area, Udupi Taluk and District, 


M/s. Abhivrudh Nirman 


25 


26 


Construction of Footpath and Paved shoulder to 
Road No.3 at Baikampady L.A, Mangaluru 


Sri. Nissar Ahmed, 


Extension of HT/LT lines using UG cable to the 
newly formed sublayout at Aerospace park (Hi 
Tech Defence & Aerospace park), Devanahalli 
Industrial Area, Bengaluru Rural District. 


M/s. Rama Enterprises, 


27 


28 


29 


Lo Taluk & District. (2nd call 


Providing transmission main from Thandya 
existing GLSR to eisting OHT at Kadakola 


M/s. Sree Subha Sales 


Providing HPSV street lights to the Toads of 
Nandikur Industrial Area, near Padibidre Udupi 


M/s. Vinayaka Electricals, 


Formation of 24M wide road (Road No. 
2,10,11,12,13,14,15,16,17,18,19, 20,21,22,23 
& 24) 18M wide road (Road No. 1,3,4,5,6,7,8 & 
9), 15M wide road (Road No. 25 & 26) including 
concreting, construction of RCC side drains, 
RCC cross drainage works & RCC storm water 
drain, GLSR, HDPE water supply pipeline & 
Rain water Harvesting at Thandya 2nd phase 
1A, Nanjangudu Taluk, Mysore District. 


M/s. M.R.protech Pvt.Ltd, 


30 


Providing repairs & maintenance of street lights 
on annual contract system at Industrial areas of 
Mysuru zone (Annual maintenance) (3rd call). 

+ 


M/s. Sri. Mahadeshwara 
Electricals 


31 


Providng street lights & Internal wiring to newly 
formed Hebbal 2nd stage pumphouse and 
Complex-1 pump house, Mysuru 2nd call. 


M/s. G S Electricals 


Ga Mo fa 


p 
hstant \hnlcal Assistant 
~ 


ABB 


34 


Construction of Coastal Cashew Research and 
[Development foundatoin building in Kumta , 


M/s: Surabhi Constructions . 


. Doddabasana Gowda & | 


M/s. Vedha Electricals 


35 


36 


Providing HPSV street lights at Averahally 
Industrial Area, Dobaspet 4th phase, Bengaluru 


M/s.Aravinda Electricals, |] 


~ 


Providing 1x63KVA transformer for arranging 
power supply to existing street lights and plot 
No. 10b,9c & 9b at Thimmanahalli Industrial 
Area, Hassan 


Sri. Vaidehi Enterprises 
ll 


37 


Upgradation & Annual Maintenance of PSV 7] 


street lights at Apparel Park Industrial Area, lst 
& 2nd phase, Doddaballapura Bengaluru rural 
District. 


M/s. Sharanu Electricals, Uday, 
Nagar, Hubli road, Gadag. 


38 


39 


Extension of HT/LT lines and providing 
Sx2SOKVA transformer centers to balance roads 
of Sompura Industrial Area, lst phase, 


M/s. G S Electricals 


Providing LED street lights at Road No. 4A& 
15M wide road of Bidadi Industrial Area, 2nd 
phase, Sector-2, Ramanagara (left out roads} 


M/s. Mamatha Electricals, 


40 


— 


the roads of Textiles SEZ, Pharmaceutical SEZ 
& Holenarasipura Industrial Area, Hassan 


District. 


Improvements, Repairs & AMC of street lights to] ” 


M/s. Mamatha Electricals, 


41 


Construction of Rain water harvesting system at 
Kolhar Industrial Area, 2nd phase, Bidar 
District, 


Sri. Md.‘Faheem Uddin 


42 


[Providing HPSV street lights to the balance 
roads of Narasapura Industrial Area, Kolar 


M/s, Abhay Electricals, 


43 


Somanahalli-Harohalli T.K. Halli D/C line 
passing over the Industrial plots of Harohalli 
2nd phase KIADB Industrial Area, Kanakapura 
Taluk, Ramanagara District., using DRAKE 


Shifting & Re-routing of existing'66KV - 


M/s. New BasavaShree 
Electricals, 


44 


ACSR conductor. 2 /» 
Formation of approach road of 24M wide 

cement concrete roads including construction of 
RCC side drains & culverts from Mudipu main 
road to Canara Industrial Area, lst phase 
adjoining to Canara Industrial Area, 2nd phase, 
Bantwala Taluk, D.K.District. 


Sri. Iqbal Ahmed, M/s. Iqbal 
Ahmed Infra Projects Pvt. Ltd 


AV 
¥e Aeeles 18cn 


p 


i 


‘Technical Assistant 


KADB 
Bengakinr 


45 


Providing basic electrical infrastructure to 
Kadechuru Industrial Area, Ist phase (Road No. 
2,3p,4 to 6,33,43 to 48A), ಸರೆ Taluk and 
district. Package-2 


M/s. Swamy Electricals 


Formation of road Fees construction of 
drains & Deck slab in Hebbal Weavers Colony , 


Hebbal Industrial Area, Mysuru. 


Sri. B. T. Siddappa 


47 


48 


49 


Formation of access road ty NH-63 , 45M wide 
road No. 1 (Balance length} and 30M wide road | 
No. 10 (flexible pavement } including ಭಾ 
construction of RCC road side drains, box 
culverts, pipe culvert, spur:culvert, laying of 
water supply pipelines and Avenue plantation in 
Kuduthini Industrial Area,; Phase-2, Ballari 
Taluk & District. y 


M/s. Satyateja Cosntructions, 


Establishing 2x10MVA, 707 11kV ಷಾ at 
Gamanagatti KIADB.Industrial Area, Hubbell; ¢ 
Taluk and Dharwad District. 

Part B: Construction of 110kV LILO line from 
110kV Tarihal Tadansinkoppa SC line with 
Drake conductor to the proposed 110kV 
substation at Gamanagatti KIADB Industrial 
Area, Hubbali Taluk & Dharwad District. 


M/s. Swamy Electricals 


| 


Formation of 235M wide road (Road No. 3), 30M 
wide road (Road No. 1,5 & 8}, 24M wide road 
(Road No. 10,11 & 12), 18M wide road (Road 
No. 2,4,6,7,9,13,14,15,16,17, 
18,19,20,21,22,23, 24,25) including Asphalting 
construction of RCC side drains, RCC cross 
dranage works, RCC storm water drain, GLSR, 
HDPE water supply pipeline at Sira LA, 
Tumakuru District. 


M/s. Liya Infratech Pvt. Ltd., 


he : WS tit ಭೇ 


KIADB 
Bongsu 


x 


KIAD8 
Bengalis 


| 4 Name of the work 


ಮಂಡಳಿ ವತಿಯಿಂದ 2019-20ನೇ ಸಾಲಿನಲ್ಲಿ ಕೈಗೊಂಡ ಕಾಮಗಾರಿಗಳ ಮತ್ತು ಏಚಿನ್ನಿಗಳ ವಿವರಗಳು 


Name of the Agency - 


Construction of Spur Culverts in 15M wide Road No.10 
& 18M wide Road No.25 at Sompura Industrial Area, 
Nelamangala Taluk, Bengaluru Rural District. § 


Sri. V.C. Veerangiah 


Drawing 11KV Feeder lines from proposed 
220/66/11Kv substation and providing HT/LT 
distribution system using underground cables at 
Japanese Industrial Parke (JIP) Vasanthnarasapura 
Industrial Area, 3rd Phase, Tumakuru Dis 


Formation of Industrial Layout with construction, of 
Rigid Pavement (cement:concrete) Roads of 30M, 18M & 
15M wide, providing HDPE water supply pipeline, 
construction of 5.00 lakhs litre capacity OHT at 
Karubarihalli-Sarathi Industrial Area, Harihara 


‘“MJs; Aravinda Electricals 


M/s. Amrutha Constructions 
Put. Ltd 


Formation of 12M wide approach road for GLSR . 
including asphalting, construction of RCC side drains, ” 
RCC Cross drinage works, construction of compound 
wall, RCC Strom Water drain at balance reaches & 
connecting 18M wide road No.23 to printech park raod 
& construction of RCC side drains at balance reaches in 
road No.20 of Harohalli Ist & 2nd Phase,industrial 
Area, Ramanagara District. 


M/s. H.D. Infrastructure 


Formation of 15M wide road No.:6 (balance length) 
including asphalting construction of RCC side drain at 
Bidadi 2nd phase sector-1 Indl. Area, Ramanagara 
Taluk, Ramanagara District. 


Sri. BN Mallikarjuna, 


Formation of 15M wide road including asphalting 
construction of RCC side drain, spur culverts at Sub 
layout in Plot No. 233 of Avverahalli Indi. Area, 
Nelamangala Taluk, Bengaluru Rural District. 


Sri. BN Mallikarjuna, 


Upgradation of Roads in Road No. 1,2,3,4,5,6,7,8 &9 at Jigani 
Ist phase and upgradation of Roads in Road No. 3,7 &8at 
Jigani 2nd phase Industrial Area, Bengaluru Rural District, 


[| M/s. Sri. Sai Earth Movers, 


1 
Part A: Establishing 2x20MVA , 66/11KV Substation at Vengal 


Industrial Area in Kolar Taluk & District. 

Part B: Construction of 66KV SC line'on DC towers upto 
proposed 66/11KV Vemgal Industrial Area Substation by 
Constructing partial 66KV MC line on designed based towers in 
‘the existing 66KV Kolar Vemgal Sugatturu line corridor upto 
Sugutturu bifurcation point and 66KV DC line towards upto 
Vemgal Industrial Area using 110KV Towers with DRAKE 
Conductor from existig 220/66KV Kolar Substation for a 
distance of 18.317 Kms including for using ERS towers for the 
work of stringing 2nd circuit on existing S/C line on DC towers 
from 220KV substation Kolar to existing 66/1 1KV Vemgal 
substation by DRAKE ACSR for a route length of iSKms. 

Part ©: Construction of 66KV Terminal Bay at 220/66KV Kolar 


Substation , Kolar Taluk & District. [ 


M/s. Mahaveer Electro Mech Pvt. 
Ltd. Sn. 


Upgradation of Roads and drains in B.K.Kangrali inl. Area, 


Belagavi District. 


Sri. NS Chougule, 


A KE wm 


1. — [Formation of Industrial area sub layout in plot No. 553 

Y including formation & asphalting of 18M wide roads {Road No. 
4 [rg 16,17,20,21A,21B}). 15M wide road No. 21C, Construction of 
(§ RCC side drains, RCC. spur‘culvert, HDPE water supply pipeline 
lat Vasanthanarasapura Indl., area, 2nd phase, Tumakuru 


M/$.-PRN Infratech 


k Providing Basic Power Infrastructure and streetlighis facilities 10 
11 Womens Park at Gamanagatti 1st phase Industrial Area, § 
Dharwad District. 


Sangameshwara Electricals 


| 


- 


(3 
Providing Highmast streetlights to major circles of Somanahalli 3 
12 |Gejjalagere and Tubinakere Industrial Area, Mandya District. 


Sri. Teena Electricals, 


Formation of 24M wide roads (Road No. 1), 18M wide roads 
(Road No. 2,3,4,6,8,9,11,12,13 & 14), 15M wide roads{Road No. 
5,7 & 10) including asphalting construction of RCC side drains, 
RCC cross drainage works, RCC storm water drain, OHT, sump, 
HDPE water supply pipeline, borewells, Rain water harvesting 
‘chain link fencing etc., for formation of Magodu Industrial Area N 
layout at Magodu Village Ranebennur Taluk, Haveri District. 


13 


Sri. Suresh S Kanaji 


(§ Providing power infrastructure & HPSV streetlights facilities to 
14 sublayout at Malur 4th phase, Industrial Area, Kolar District. 


M/s. Geetha Electric ರ 


erie of Road No. 4 connecting M/s. Wistron Infocon 
15 manufacturing India Pvt. Ltd., at Narasapura Industrial Area, 
Kolar District. 


Sri. Somanatha Reddy Sajjalu 


— 


Formation of road between plot No. AM-1 PI, P23 & AM-TP5, Fa. 
16 |PS at Narasapura Industria] ‘Area, Kolar District... ” K 


Sri. Somanatha Reddy Sajjalu 


Construction of compound wall for solid waste management 
17 [land at Narasapura Industrial area, Kolar District. 


Sri. Ramakrishnappa K, 


Formation of 30M wide road {Road No. 1), 24M wide roads (Road 
No. 2,3,4,5 & 6), 18M wide road {Road No. 7 & 8), 15M wide 
roads {Road No. 2} including Asphalting , construction of RCC 
18 [side drains, RCC cross drainage works, RCC storm water drain, 
chain link fencing, GLSR, OHT, RWH,UGD, Borewell & HDPE 
water supply pipeline for formation of housing layout at 
Mummigatti Narendra Village, Dharwad. 


M/s. PRN Infratech 


Construction of balance length of storm water drain in Hi-Tech 
defense and Aerospace park (Aerospace sector & IT sector) near 


19 
KIAL, Bengaluru Rural District. 


Sri. Nanje Gowda Shivakumar 


Providing and laying Ductile Iron pipe raising main ofr providing 

Tertiary treated water from the. proposed 40MLD tertiary 

20 [treatment plant at Narasapura Indl. Area to the Industrial areas 

I at Vemgal, Hoskote, Masthenahalli, Jakkasandra, Malur etc. 
Kolar & Chikkballapura District. ನ 


M/s. 


. Sudhanva Engineers & 
Builders 


3 F Improvements of water supply scheme from Hindalco Resercoir 
to Kakthi Industrial Area pipeline for supplying water to the 

21 |Markendeya Co-operative sugar mill, Kakathi Industrial Area, 
Belagavi District, Ranebennur Taluk, Belagavi District 


Sri.:B. Subhash 


Formation of proposed 18M wide roads in Plot No. 25-P2 of IT 
sector and in plot No. AM-3P of Aerospace sector including 
asphalting , RCC culverts, alying of HDPE water supply pipeline 
and construction of chain link fencing for parks at Hi-tech 
defense and Aerospace Park near KIAL , Bengaluru Rural 
0 District, 


22 


Sri. Suresh S Kanaji 


t f 
Ho) MN 
ಸ್‌ ) % MIAN "2 


- , Extension of HT/LT lines from the existing feeder tothe 


; Rural District. 


sublayout at Doddabalapura 3rd phase Indl. Area, Bengaluru IM /s. Geetha Electric Corporation 


ಫ್‌ Providing LED street lights at Vasanthanarasapura Industrial 
24 Area, 3rd phase, Tumakuru District. 


M/s. Geetha Electric Corporation 


Providing [5 street lights to the ಇಂತ of Devakethikoppe: 
25 Industrial Area, Shivamogga... | 


M/s. Geetha Electric Corporation 


Providing LED street lights to the roads of Jakkasandra 
26 {Industrial Area, Kolar } 


M/s. Geetha Electric Corporation 


Provding UG cable to‘existing over head line at averahalli Indl. 
Area, entrance by avoiding double circuit over head line at 


27 Averahalli Indl, Area and Shifting and re-routing of HT line 
(D/C) from Plot No. 68 to 46-B of Sompura Indl. Area, lst 


phase, Bengaluru. 


" M/s. Vedha Electricals 


Extension of HT/LT lines and providing 6x250KVA DTC to newly 
formed roads’at lst & 2nd stage of Wi Indl. Area, 


M/s. Geetha Electric Corporation 


lst & 2nd stage Industrial Area, Bengaluru Rural District. 


36 Dobaspet, Bengalunu. 
Upgradation of 45M wide road No. 18:& 19 and 24M wide road 
30 No. 3,9,11 & 24, construction of RCC‘ side drains at Sompura Sn. B N Mallikarjuna, 


Upgradation of roads, drains, replacement of existing old UGD 
pipeline with new pipeline in Kanabargi Industrial Area, Belagavi 
31 J[pistrict and at Aliyabad Block-] Industrial Area, Vijaypura 
District. 


Sri. Chandrashekar S Patil 


Improvement of existing 30.00M wide'‘road No.4 in Ist phase & 
Road No. 1 & 4in 2nd phase,'Sector-2, Bidadi Ind. Area, 
32 [Upgradation of intemal roads.including asphalting, constructionl 
of storm water drain at balance reaches of Harohalli 1st phase 
Indl. Area, Ramanagara District, 


Sri. Arvind BG 


Upgradation of roads, drains & culverts at Kumbalgudu 
33 Industrial Area ist & 2nd phase, Bengaluru Urban District. 


M/s. Sathya Ganapathi 
Constrcutions. 


Improvement and strengthening of existing roads, existing 
drains, construction of RCC deck slab culvert and 

34 reconditioning of pipeline, providing water supply pipeline etc., 
lat Davangere Indl. Area, Harlapura Indl. Area and Karur Indl. 
Area, Davangere 


Sri. R. Paramesh Engineers & 
Contractors, 


Upgradation of existing roads and constructions of RCC drains 
35 & RCC deck slab culverts at Anthrasanahalli Indl, Area, Hind 
phase, Tumakuru District and Kelakote Indl. Area, Chitradurga 


District. (Balance worksl 


- Sri. Suresh S Kanaji 


Improvements to water supply pipeline from break pressure 
tank to treatment plant at Kottur, Belur Indl. Area, Upgradtaion 
36 of roads and drains in Kelageri Housing layout, Dharwad 
District and at Narasapura Indl. Area, Gadag District. 


M/s. RNS Infrastructure Limited 


Implementation of 30MLD Tertiary treated water supply scheme 
from Bheemasandra Tank to Vasanthanarasapura Indl. Area, 
including :*" 

a) Construction and commissioning of 30MLD tertiary treatment 
plant on Turnkey basis & alternative design based on 

37 [combination of biological and chemical treatment process 
facility including construction of pumphouse, power lines other 
allied works and operation and 10 yeras maintenance. 

b) Supplying, laying of mild steel, riasing main from 
Bheemasandra Tank to the proposed treatment plant at 


M/s. Sri. Srinivasa Construction 
India Pvt., Ltd, 


Upgradation of roads, construction of RCC drains at Malur 
lst,2nd & 3rd phase In. lel 


"Sri. P. Venkata Reddy. 


ayot ಧ್ಯ 
_ roads, 15M wide roads & 12M wide roads construction of ROC 
39 side drans, RCC cross drainage works, chain link fencing, 
GLSR, OHT & HDPE dual water supply pipe line at Adinarayana 
Hosahalli , Doddaballapura Taluk, Bengaluru Rural District. 


M/s. Liya Infra Tech Pvt Ltd 


್‌ Providing Basic Electrical Infrastructure to 
Kadechur Industrial Area, Ist. Phase, (Road 
40 |No.2P,7to 10,12 to 23,25,29ಸಿ 32, 32) 
Yadgiri Taluk & District Package-1- °, 


M/s. Vedha Electricals 


Providing LED street lights to the newly formed roads of 
41 |Kallahalli Industrial Area, Nanjangudu, Mysuru District. 


—] 


’ M/s. Vedha Electricals 


Dewatering , Repair and leak protections of 2.50MGD GLSR at 


42 {Growth center Industrial Area, Hassan District. |} Sn. Santhosha NR 


Providing water supply raising main from WTP at Infosys SEZ 


43 |Nethra campus to Canara Industrial Area,-1st phase, Bantwala M/s. Vikram Coristructions 
R Taluk, Dakshina Kannada District. 
Providing Basic Electrical Infrastructure at Nandur-Kesartagi 
44 [Industrial Area, 2nd stage , Kalburgi taluk & District. ' M/s. Vedha Electricals 
Providing Basic Electrical Infrastructure & streetlights at —] 


Women's Park, Nandur-Kesartagi Industrial Area, 2nd stage, 


45 Kalburgi taluk & District. Sri. Sangameshwara Electricals 


Providing LED streetlights to the roads of Belapu Indl. Area, 1 
46 {Udupi Dist. : Sri RK Electricals 


If 
Providing power infrastructure and LED street light facilities to 


newly formed Womens park Industrial Arca layout at Thandya SHféeeds Electrical stocks 


#7 [2nd phase industrial Area, Nanjangudu Tq, Mysuru Dist. 
Upgradation and improvements of Toads md RTT ] 
49 Kushalanagar Industrial Area, Kodagu District and at : Sri. P. Venkata Reddy 


Tubinakere Indl. Area, Mandya District, Hebbal Industria] Area, 
Mysuru District. 

Construction of RCC side drains for road No. 1 &2 and road no. 
2,3,4,5,6,8,9,10,11,12,13 at Kapnoor 1st & 2nd stage Indi. 

50 Area, resurfacing of exdsting road in Nandur Kesartagi Ist stage, Sri. P. Venkata Reddy 
Kalburgi District and Upgradation of storm water drain & i 

[balance roas & drain at Naubad housing Naubad Autonagar & [ 


—— 


Providing concrete pavement to Road No, 1{Balance length), { ಫ್‌ 
51 8,8A & 22 (Balance), 6,9,15,18/A & 2೦2, Upgradation of Road + Sn. Suresh S Kanaji 


No. 7A & 8A at Baikampadi Indl, Area, Dakshina Kannada ; 
BN — 


HUY UMS BUSUMSI MOUS YY MEU SVMIMIT UG eT eee 


181 KIN Name of the work ೫ Name oF the Agency 
“| .1 Erection arti commissioning of RO ಘಾ {1000LPH) at | § 
ಫ್ಫಿ Vasanthanarasapura Industrial Area, Phase-1 &2, MUmAkIrt M/s. Aquashine Technologies, 
A Taluk & District. ” 


2 Formation of Industrial sub layout in Plot No. 1A, 2to7 &8 part 
lof Aerospace sector including asphalting 30M wide road‘(Road No. 
ನ್‌ 18), 18M wide road (Road No. 22) construction of RCC side g 

drains, RCC cross drainage works, RCC storm water drain , Sn. Abdul Kalam Azad 
HDPE dual water supply pipeline at Aerospace park of Hi-Tech 
defense Aerospace park, Devanahalli Taluk, Bengaluru District. ” 
3 Cosntruction of 6EKV S/C line on D/C towers by shifting of 
existing Kora-Thovinakere S/C line on S/C towers in M/s. TMTP 
premises in between Tower No. 20 to Tower No. 27 in 
Vasanthanarasapura Industrial’Area, Phase-lll, Tumakuru. 


M/s. Kumar Electricals 


4 Providing water supply from Hemavathi canal to Honnenahalli 
lake and lifting to Hirehalli Indl: Area, tumkur District, 
‘dobaspete, Bengaluru Rural District including cross drainage 
works , Improvements to Hionnenahalli tank and Miadala Tank 
(Balance work of providing waterr supply scheme of ISMLD to M/s. M N Ramesh Engineers & 
lDobaspet Ind}. Area, Bengaluru‘ Rural District and Hirehalli Contractors, 
Industrial Area, tumakuru District from Bugudanahalli Maidala R 

Tank via Devarayapatna Tank at Tumakuru District including 5 
years operation & maintenance on Turnkey Basis of the complete 
work. H 


5 Construction of 2.5 lakh litres capacity sump, Providing and | 
laying HDPE water supply rising main and distribution pipe lines Sri. Hanamanth Rayappa 
and construction of valve chambers in Sathyamanagala Industrial Chinchali 
Area, Tumkur. 

6 Construction of open theatre (Ranga Mandira) at 
Thippedasarahalli village, Entrance Gantry with security cabins 


and providing chain link fencing at Tumakuru Machine Tool park M/s. B S Biradar, Shri 
(TMTP) limits , Nusarnitasiarasspure Indl, Area., Kora Hobli Bhagyavanti 
Tumakuru 

F [4 Construction of pitching /revetment wall along the existing Nala 
in Kumbalgudu Industrial Area 1st phase, Bengaluru Urban Sri. Avind BG 
District. 


8 Providing power Infrastructure and street lighting arrangements 
to the industrial layout of Armpepadiit in Dandeli Taluk, Uttara M/s. Kusuma Electricals 


Kannada District. 
4: Up-gradation of street lilghts at Munderd Industrial Area, 3rd 

stage, Ballari District 

10 8 lilghts at Mandare Industrial Area, 2nd M/s. Sri. Vaidehi Enterprises 

11 Providing electrical upgradation to street lights and other 

connected improvement works at Tarihal Industrial area, Sri, Vinayaka Electricals 

Dharwad District. 


12 Formation of Housing layout including asphalting of 18M wide 
4 (oad No: RN 15m wi ¥Road ‘No. SR-1,:3,4 & 13), 12M 


y ೦, 11 & 12) constuction of 
ioe dled lf A BHBAS [a p uly AKT punin Tank, Min Hy Jafentesh Bob idk 


BRE Nal Water Boroly Rina Jin Al 
‘Oba: enaha i fr piel BadabandpUPanANik, Bengaluru 
Rural District 


he Peete ucnnicakskiscas: aD 


~  KADB p wakes 


M/s. Sri. Vaidehi Enterprises 


EASA RSD MS A RE OSES 
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rurtiLaGUn IUuang aspnauung o1 vaiance untacxiea roaas-ana 
missing roads, construction of RCC side drain, RCC cross 
drainage works, RCC cross drainage works, RCC storm water : 
drain and HDPE dual water supply pipeline and chain link 
fencing at Sompura Industrial Area, 2nd stage Nelamangala 
Taluk, Bengaluru Rural District. » 


M/s. PRN Infratech . 


ಮ್‌ 


14 [Uperadation of street lights at Raichur & service road, Raichur He f 
growth centre Industrial Area, Raichur. + Sri. Vinayaka Electricals 
——— 
15 Erde of eD street lights in Kushalnagar Industrial Area, r, M/s. Renew silicon Technology 
Bu, Histict - / Put, Ltd 
i 
16 |Providing LED street lights at leit out roads and modern abattoir ili Technol 
{slaughter house) of Harohalli Industrial Area, 2nd phase,  { | M/s. Renews app MBennoicg’ 
Ramanagara District. ¥ [: | Put. Ltd., 
17 [Providing electrical upgradation {6 street lights and other wr 
connected improvement works at Aliyabad & Mahalbagayath M/s. Pratap Electricals 
Industrial area, Vijaypura District, - f 
18 Upgradation and upkeeping of Electrical Vasanthanarasapura | | 4 F 
Mir realist chose ರ kl P :  |M/S. Geetha electric Corporation 
19 [Formation of Industrial Layout with Construction of Rigid 


pavement (cement concrete) Roads of 30M, 18M & 15M wide,. ; 
Providing HDPE water supply pipeline, Construction of 5.00 lakhs 
litre capacity GLSR and 5.00 lakhs litre capacity OHT at 

Kurabarahalli-Sarathi Industrial Area, Harihara (T), Davangere 


M/s.Amrutha constructions 
Pvt.Ltd 


20 


Formation of Industrial Sublayout in plot No.658 including 


lasphalting of 30m wide road (Road No.2P}, 18M wide road (Road 
No.2A,2B,2C,2D,2F,2G,2H,2J &2K), 12M wide road (Road 
No,2E),Construction of RCC side drains, RCC side drains, RCC 
cross drainage works,Strom water drain, Chainlink Fencing, 
Retaining wall, Rain water Harvesting, OHT & HDPE Dual water 
supply Pipeline at Vasanthanarasapura 3rd phase Industrial 


JArea,, Tumkuru {T), & (D), 
21 [Upgradation of kallahalli Pumphouse by providing dedicated 


11KV feeder line, Addational 250KVA DTC & upgradation of 
metering cubical to 3CT,3PT of 1*250KVA HT installation at 
kallahalli pumphouse, Nanjangudu (T}, Mysuru (D). 


| _ 


M/s.Amrutha constructions 
Pvt.Ltd 


M/s.Geetha Electrical Stores 


22 


Providing Power Infrastructure and street lights to Koorgalli Sub- 
Layout 3,4,5,6,7 & 8at Koorgalli Industrial Area, Mysuru dist. 


M/s.R.K.Associates 


23 


“proaing Power Infrastructure to the Housing to the Housing 


layout at Vasanthanarasapura 3rd Phase Industrial Area, 
Tumakuru Dist. 


M/s.R.K.Associates 


Drawing 11Kv feeder lines frorn Sub-Station and Providing HT/ ar 


24 

distrubution system to Sira Industrial Area, Tumukuru Dist. M/s. swamy Electrials 

25 [Providing LED Street Lights to the Roads of Sira Industrial Area, § 
Tumakuru Dist. M/s. swamy Electrials 

26 [Drawing 11KV feeder lines from Existing Sub-Station and ಸ 
Providing Electrical Infrastructure Facilities to Mummigatti tui sy 
Industrial Area, Dharwad Dist. Migdrasinds Electricals 

27 [Providing LED Street Light to the newly formed Roads, of Lakshmi 
Kadechur Industrial Area, 1st Phase Yadgiri Dist. M/s. Lakshminarayana 

Electricals 
28 [Providing Street Lights to Mummigatti Industrial Area, Dharwad 


M/s. Vedha Electricals 


Dist. 


"ha 6) ಸ್‌ ನ 
| ಳಿ ರ 
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; ತೆ 


| ಹ 


} 
} 


¥Ormation 01 InaustraI SuD-Layour in Plot No.5 Inciuang 
lasphalting of 18M wide road (Road No.21D,21E,21F,21G,21H,21J 
& 21K), Construction of RCC side drains, RCC €ross Drainage 
Works,Compound wall, Strom Water Drain, Retaining wall, Rain 
water harvesting & HDPE Dual:water supply pipeline at 
asanthanarasapura 2nd Phase Industrial Area, Tumukuru (T), 


Sri. Suresh Kanaji 


Drawing 11KV Express ಗಾಣ from Proposed Sub-Station & 
Providing electrical infrastructure facility to Mastenahalli 
Industrial Area, Chikkaballapura Dist 


fs M/s. Vedha electricals 


ee 
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Providing Street Lights to the rgads of Nandur-Kesaratagi 
Industrial Area, 2nd Phase, Kalaburgi Dist. 


M/s.Sri Vinayaka electricals 


32 


Providing basic electrical infrastructure facilities & LED Street 
Light at Balakundi Industrial Area, Bagalkote Dist 


M/s.Aravinda Electricals 


33 


Formation of proposed 32M wide road connecting road No.3 & 
proposed intromediate ring road, construction of RCC duct & 
RCC culverts, Laying of; ‘HDPE water supply pipeline at Hi-tech 
defence Aerospace park ‘(Hardware Sector) near KIAL, Bengaluru 
Rural Dist, 3rd Call 


M/s. Vanaja Builders PVT Ltd 


34 


Upgradation & Up-keeping of electrical infrastructure in 
Vasanthnarasapura Industrial Area, lst Phase, Tumakuru Dist. 


M/s. Geetha electrical 
Corporation 


35 


Providing electrical infrastructure facilities to Sarathi- 
Kurubharahalli Industrial Area Harihara TQ, Dayangere Dist. 


M/s Geetha Electrical Stores 


36 


Providing Electrical Infrastructure facilities to Kelageri SC/ST 
Industrial Area, Dharwad Dist. 


M/s.Vijaykumar Electricals, 


37 


Providing Street Lights at Kittur Industrial Area, Belagavi Tq & 
Dist. 


M/s.Chandana Electricals 


38 


Providing LED StrectLights to the Roads of Horahalli Industrial 
Area, 3rd Phase, Ramanagara Dist. 


M/s Geetha Electrical Stores 


39 


Township at Vasenthanarasapura Industrial Area, 3rd Phase 
Tumakuru Dist. 


providing LED Street Lights to the Roads of Japanese Industrial 


.. Mis. new Basava shree 
Electricals 


40 


Up-gradation of existing and construction of RCC drain and 
balance length at Amble Industrial Area, Chikkamagaluru dist. 


M/s.Conc shade Construction 
Pvt.Ltd. 


4 


Extension of HT/LT lines and providing 3*250KVA DTC to newly 
formed roads at Vasanthanarasapura Industrial Area 2nd phase 
Tumakuru dist. 


M/s.Precision power services 


42 


Providing electrical infrastructure facilities to newly formed sub 
layout at Hi-Tech defense and Aerospace park, 
devanahalli, Bengaluru Rural district. 


M/s. Lakshminarayana 
Electricals 


43 


& 2nd floor of KIADB Zonal office building at Lakkamanahalli 
Industrial Area, Dharwad 


Providing external & internal painting to the ground floor, lst floor 


Sri.VijayKumar Veeriah 
Aradhyamath 


l 


4% 


Formation of layout in Harohalli 4th phase Industrial Area, 
[kanakapura Taluk, Ramanagara District. 


M/s.BSR infratech India LTD 


45 


Providing basic electrical infrastructure facilities & pumpset to 
[borewells at Kuduthini Industrial Area, lst & 2nd Phase Ballari 
Dist. § 


M/s. Kumar Electricals 


46 


RCC side drains , RCC cross drainage, utility duct & chain link 


Formation of Industrial sub layout in Plot No. 107-P1B & 107-P2 
including asphalting of 18M wide roads No. 1,2,3, construction of 


fencing work & water supply pipeline at Vemgal Ind1. Area, Kolar. 


M/s PJB engineers PVT.LTD 


KIADB 


KIADB 


¥ pati 


re Sn 
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ERNEASNAGS 


Formation of 18M wide road (Road no. 3,4, 5, 6 &7), 12M wide | i 
road {Road No. 4A) including asphalting, construction of RCC side] ” 
drains, RCC cross drainage works, RCC storm water drain, chain 
link fencing and HDPE dual water supply pipeline for Kotur Belur 
Ind]. Area, Dharwad. (Package - 2) 


ಮತಗಳ ೂಟಗ ಗರ 


M/s. N B Hiremath 


48 


Formation of 18M wide road {Road no. 2, 8,9,10,11,12 & 27) 
including asphalting, ‘construction of RCC side drains; RCC cross 
drainage works, RCC storm water drain, HDPE water supply ' 
pipeHne for Kotur Belur Indl. Area, Dharwad. (Package -3} 


M/s. N B Hiremath 


49 


Formation of 30M wide road (Road no.1), 18M wide road {Road 
No. 13,14,15,16,17,18, 19,20,21, 22,23, 24,25 & 26) including: 
lasphalting, construction of RCC side drains, RCC cross drainage 
works, RCC-storm water drain, GLSR raising main, RWH & HDPE 
dual water supply pipe line at Kotur Belur Indl. Area, Dharwad. 
(Package -1) 


M/s. N S Nayak and Sons 


J} 


50 


Formation of Industrial layout including asphalting of 24M ಡವ 
road & 18M wide roads, construction of RCC side drains, RCC 
‘cross drainage works, utility ducts, chain link fencing, OHT, 
sump, GLSR raising main and pumphouse at Chikkahuiluru 
village, Hoskote Tq, Bengaluru Rural District. 


M/s. Ganapathi Stone Crusher 


|, 


51 


Providing street lights at Sanklapura 2nd phase Industrial Area, 
Hospete Taluk, Ballari District 


Sri. Balaji Electricals 


52 


Providing LED street lights at Aerospace park Industrial Layout in] 
Devnahalli (For Road No. 5,6,6A,7} Bengaluru Rural District. 


Sri. Balaji Electricals 


53 


Providing LED street lights to the newly formed sub. layout at - 
Hardware park in Hi-Tech defence and Aerospace components 
Industrial Area at Devanahalli Industrial Area, Bengaluru Rural 
District. 


Sri, Balaji Electricals 


Providing electrical power infrastructure facilities to Industrial: 
units near UNI Abex and Brindavan circle, plot No. 555B (lon No. 
578, 579 & 584) at Belur Industrial Area, Dharwad. 


p 


M/s. Pratap Electricals 


55 


Reconditioning of 630KVA transformer, LT panels, supply and 
replacement of vertical turbine pump’'and other repair works in 
Hackwell pumphouse at Gurupura, Mangaluru Dakshina Kannada 
District. (2nd call) 


M/s. Shubhodaya Engineers 


56 


[Formation of industrial layout inciiding 5M wide Tied pavement] 


(Road No. 10), 30M & 15M asphalt road {Road No. 11,16,24 & 
25), Construction of RCC side drains, ducts, RCC cross drainage 
works, RCC storm water drain, RCC retaining wall, RWH, HDPE 
dual water supply pipe line for Haraluru Muddenahalli Industrial 
Area, Bengaluru Rural District. (Package 3) (2nd call} 


M/s. PRN Infratech 


57 


Extension of HT/LT lines and providing 6*25 KVA transformer 
center for arranging power supply to street light installation and 
providing LED street lights at 45Mtr wide trunk road of 
Dabaspete 5th phase Industrial Area, Bengaluru Rural District. 


M/s. Sapthagiri Enterprises 
f 


58 


Providing Basic Electrical infrastructure facilities to Mulwada 
Industrial Area, Vijaypur Dist 


M/s.Aravinda Electricals 
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Providing basic electrical infrastructure facilities and sweetiight 7 
arrangements at Raichur Housing layout (Left side Arch from 
Main Entrance Arch). Raichur District. (Package 1) 


M/s. Swamy Electrials 
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1 ಮ 
Providing basic electrical infrastructure facilities and street light 


arrangements at Raichur Housing layout (Right side Arch from 


Main Entrance Arch}. Raichur District. (Package 2} 


M/s. Swamy Electrials 


ಸಿ 
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Formation of Industrial layout including 45M wide rigid pavement 
(Road -No. 17 & 20), 30M & 24M asphalt road (Road No, 23 & 26), 
Construction of RCC side drains, ducts, RCC cross drainage 
works, RCC retaining wall, RCC'OHT, RCC Glsr, RWH, pump 
room and HDPE dual water supply pipe line for Haraluru 
Muddenhalli Industrial Area, Bengaluru Rural District. (Package 
1) (2nd call) 


py 


Mis: SRC Infra Developers Pvt 
Ltd 
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Repair and Reconditioning of motor, starters and Electrical work 
lat HT yard at Mallanomoole purnphouse, Nanjangudu, Repair to 
150HP motor and starter at Kallahalli pumphouse, Nanjangudu, 
Repair to 7SHP centrifugal pumpsets at Hebbal 2nd phase IA 
pumphouse, Repair to 125HP pumpsets at Belagola pumphouse 
of Mysuru Zone. 


Sri. Manjunatha Electricals 


Providing power Tofrastractare & LED street lights to newly 


63 
formed Immavu Industrial layout KIADB Industrial Area Part-1, M/s. Vedha Electricals 
Nanjangudu Taluk, Mysuru, 

64 [Providing power Infrastructure & LED street lights to newly 
formed Immavu Industrial layout KIADB Industrial Aree Part-2, M/s. Swamy Electrials 

|e. Nanjangudu Taluk, Mysuru 

65 [Formation of 24M wide approach road to Kapnoor 3rd Stage &. 
18M wide connecting road between 2nd crss & 5th cross RCC k 
side drains and laying of HDPE water supply pipeline at Kapnoor Sri. B H Ramachandra 
3rd stage Industrial Area, Kalburgi. 

66 Providing power Infrastructure & LED street lights to Thandya ಬ 
2nd phase Industrial Area, Nanjangudu Taluk, Mysuru. M/s. Geetha Electrical Stores 

67 Upgradation of LED street lights in Tubinakere and Somanahalli | M/s. Geetha Electric 
Industrial Area, Mandya District, Corporation 

68 |PartA: Establishing of 110/1 IKV substation at Kadechur KIADB 
Industrial Area. 
Part B: Construction of 110KV LILO line from existing 110kV S/C 
line on DC towers from existing 110KV Khanapur - Saidapur line M/s. Mahaveer Electro Mech Pvt 
for a distance of 12kms to proposed 110/11kV substation at Ltd 
Kadechur KIADB Industrial ARea, Saidapur Taluk, Yadgir 
District. i 

69 Upgradation of roads, drainage, water supply and Infrastructure F 
facilities in Mundargi 2nd and 3rd stage Industrial Area, Ballari Sri. Syed Akbar Pasha 
District. 

70 Construction of storm water drain in Plot No. 45 & 47 at Hebbal 
2nd phase Industrial Area, Mandya District.(Reserved for SC) Sri. Umesh 

71 Providing LED street lights to the roads of Canara Industrial M/s. Geetha Electric 
Area, Bantwal Taluk, D K District, Corporation 

72, Providing street lights at MSME Kadechuru Industrial Area, M/s. Geetha Electric 
Yadpir Taluk & District. Corporation 

73 [Upgradation of existing Jackwell, ಮಾ of intake well, 
cnstFuctin of approach bridge, Providing cain lnk fencing, and 
protection works in Kellamballi pumphouse and constructin of Sri. HS Ramesh 
GLSR 2.50MLD at Nanjangudu Industrial Area, Mysuru. 

74 |Uperadation of Roads,drainage,water supply & Infrastructure k 
facilites in Mundaragi 2nd & 3rd stage Industrial Area, Ballari Sri.Syed Akbar Pasha 
Dist. 

75 Construction of storm water drain in Plot No. 45 & 47 at Hebbal Q 
2nd phase Industrial Area, Mandya District. (Reserved for SC} Sri. Umesh 

76 Providing LED street lights to the roads of Canara Industrial M/s. Geetha Electric 
Area, Bantwal Taluk, D K District. Corporation 

77 Providing street lights at MSME Kadechuru Industrial Area, M/s. Geetha Electric 

A Yadgir & District. Corporation 
Chic 
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Upgradation of existing Jackwel, construction of intake well, : 
cnstructin of approach bridgé, Providing cain Ink fencing, and, 
protection-works in-KellamBalli plimphouse and constructin of 
GLSR 2.50MED4 TN Eiji erhdustrial Area, Mysuru. 


Sri. H S Ramesh 
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mi 
Upgradation gf Road, ¢} nage, water supply & Infrastructure 
ಗ in Mundaragi 


& 3rd stage Industrial Area, Ballari 
Dist, 


Sri.Syed Akbar Pasha 
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Formation of 12M wide road including construction of RCC drain, 
Hume pipe & provididng & laying HDPE Water supply line in plot 
No. 66 Koorgally Housing layout, Mysuru Industrial Area, 3rd: 
stag, Mysuru. 


Sri. C L Rudre Gowda 


81 


Formation.of 24M.& 18M wide cement concrete roads including 
construction of RCC side drain, culverts & providing & laying of 
HDPE water supply pipeline at Kochanahalli Industrial Area, 
Mysuru Taluk & District. 


M/s. KVCHSR.- 
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[Formation of 24M & 18M wide asphalt road including 
(construction of RCC side drain, providing & laying of HDPE 
water supply pipeline at Adakanahalli Industrial Area, 
Nanjangudu Taluk & Mysuru District. 


M/s. Vikram Construction 
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Formation of Industrial Layout including formation of 18M wide 
road {Road No. 1,3,4, 5,6,7 & 8) including asphalting, 
construction of RCC side drains, RCC cross drainage works, 
[chain link fencing, RWH, retaining wall, GLSR storm water drain 
and’HDPE dual water supply pipeline at Granite cluster and 
general IA of Kyadiguppa Industrial Area, Kushtagi Tauk, Koppal 
District. Package 1 


M/s. Doddabasanagouda & 
Company 
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l 
Formation of Industrial Layout including formation of 30M wide 
road (Road No. 2}, 24M wide road {Road No. 2A} & 18M wide road 


“(Road No. 9 & 10) including asphalting, construction of RCC 


side drains, RCC cross drainage works, retaining wall, storm 


water drain and HDPE dual water supply pipeline at Granite ¢ 
‘cluster and general IA of Kyadiguppa Industrial Area, Kushtagi 
(Tauk, Koppal District. Package 2 i 


M/s. PRN Infratech Prakalpa 
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